DEPARTMENT OF PUBLIC WORKS - ENGINEERING 
TOWN OF ARLINGTON 
Arlington, Massachus^ts 02476 
QBI}ce7SI-3i6-3320 Fax 781-316-3281 

PROJECT Title: bid # 2049 Miscellaneous Curb, Walk and Wall Project 



ITEM# QUANTITY UNIT 


1 118 CY 


20-49 Miscellaneous Curb, Walk and Wall Project 

DESCRIPTION 


UNCL/^IFIED EXCAVATKM4 









































































































20-49 Miscellaneous Curb and Walk Project (continued) 


ITEM# 

QUANTITY 

UNIT 

DESCRIPTION 

UNIT PRICE 

AMOUNT 

21 

45 

SY 

INSTALL 6" CONCRETE CURB RAMP WITH DETECTAm£ PANEL 


• 

3, IQS'/' 



35 

LF 

FURNISH AND INSTALL COBBLE STC»t 




Bj 

35 

CF 

' FURNISH & INSTALL FIELD STONE 




24 

15 

LF 

* FURNISH & INSTALL 6" x 6* PRESSURE TINTED LANDSCWE TIMBERS 

/-/V/' 

^3, tear 


25 

85 

LF 

MORTAR REPAIR 

3l‘° 



26 

28 

CY 

' PLANTA8LE SOIL LOAM BORROW 

/sc" 

3,868,“" 

&4lLM X- --—O -<? '0‘ 

27 

155 

SY 

SEEDIN</& ROLLING 


j36r 


28 

3 

LF 

REMOVE 4 STAa< STREET SIGNS 

j 60 

A 



29 

2 

CY 

REMOVE & RESET U^O MAIL BOX 

3iS(l>.'^ 

5^60 

^ A/ Xr'rft 

30 

1 

LS 

CULTEC150 XLHD DRAINAGE CHAMBER INFILTRATION SYSTEM 

/gjoo/ 


Jr^s^ /xt/uy 

PAGE 2 TOTAL 



Prices must be in Writing and Figures . _ .. 


TOTAL BID PRICE IN wriRns :;rkL.p 41^ 
FIRM NAME : V^T ^ 


7 /^ 7 %-*^ 




PAGE1 

TOTAL 

1 ^ 2 ’“ 

PAGE 2 TOTAL 


TOTAL BIO 
PRICE 

/g3^3'53," 




NM1E PRINCIPAL! 


/ /y?^ 


ADDRESS : <g» 9 «>»?*■y /T* f7?i& 


AUTHORIZED SIGNATURE! 






DATE;_ ^ AO 


CONTACT NAME! 































































CERTIFICATE OF NON-COLLUSION 


The undersigned certifies under penalties of perjury that this bid or proposal has been made and 
submitted in good faith and without collusion or fraud with any other person. As used in this 
certification, the word “person” shall mean any natural person, business, partnership, corporation, 
union, committee, club or other organization, entity, or group of individuals. 


(Signature of individual submitting bid 


or proposal) 


(Name of individual submitting bid or proposal) 

Name of Business 


_ o 

Date 


Pursuant to M.G.L. Chapter 62C, Section 49A, I certify under the penalties of perjury that ! 
have complied with all laws of the commonwealth relating to taxes, reporting of employees and 
contractors, and withholding and remitting child support. 


Social Security Number or 
Federal Identification Number 




Si^ature^of indivi^aF orl^sponsible 
Corporate Officer and Title 








SUBMITTED WITH BID 


23 

















